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FM AMEMBASSY PRAGUE 
TO AMCONSUL FRANKFURT 
INF SECSTATE WASHDC 5175 


LIMITED OFFICIAL USE PRAGUE 1007 

FRANKFURT FOR OIC, RTC AND RSS: DEPARTMENT FOR SY/FO 

E.O. 11652: NA 

TAGS: ASEC, CZ 

SUBJECT: RTC ASSISTANCE 

1. EMBASSY REQUESTS TDY VISIT OE ONE SEABEE EOR FOLLOWING 
PROJECTS: 

A) INSTALLATION OF AIR CONDITIONER IN RESTRICTED AREA 

ATTIC. PROJECT REQUIRES CUTTING HOLE THROUGH REINFORCED CONCRETE 
FLOOR OF ATTIC INTO OFFICE BELOW AND INSTALLATION OF AIR CONDITIONER, 
DUCTING AND WIRING. 

B) CONSTRUCTION OF DOOR AND PARTITION AND INSTALLATION 
OF SAME IN DAO IN RESTRICTED AREA. 

C) CONSTRUCTION AND INSTALLATION OF DOOR IN HALLWAY 
OF RESTRICTED AREA NEAR C&R UNIT. 

D) REMOVAL OE OLD PANELING FROM TWO RESTRICTED AREA 
WALLS AND INSTALLATION OE REPLACEMENT SHEETROCK. 

E) REPAIRING, PLASTERING AND PAINTING SOME PARTS 
OF RSTRICTED AREA WHICH ARE DAMAGED. 
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2. TOTAL TIME REQUIRED FOR WORK ESTIMATED AT TWO WEEKS. 

3. ALL NECESSARY TOOLS AND MATERIALS AVAILABLE AT POST. 

4. PLEASE FORWARD TWO PUSHBUTTON LOCKS, SY CATELOG 
NUMBER S-L-5003. 
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DECONTROL AFTER ONE YEAR FROM ORIGINATING DATE. 
BYRNE 
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